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PREFACE 


This  report  is  prepared  under  guidance  contained  in  the 
Recommended  Guidelines  for  Safety  Inspection  of  Dams,  for 
Phase  I  Investigations.  Copies  of  these  guidelines  may  be 
obtained  from  the  Office  of  the  Chief  of  Engineers, 
Washington,  D.C.  20314.  The  purpose  of  a  Phase  I  investi¬ 
gation  is  to  identify  expeditiously  those  dams  which  may 
pose  hazards  to  human  life  or  property.  The  assessment  of 
the  general  condition  of  the  dam  is  based  upon  available 
data  and  visual  inspections.  Detailed  investigation  and 
analyses  involving  topographic  mapping,  subsurface  investi¬ 
gations  testing,  and  detailed  computational  evaluations  are 
beyond  the  scope  of  a  Phase  I  investigation;  however,  the 
investigation  is  intended  to  identify  any  need  for  such 
studies . 

In  reviewing  this  report,  it  should  be  realized  that  the 
reported  condition  of  the  dam  is  based  oh  observations  of 
field  conditions  at  the  time  of  inspection  along  with  data 
available  to  the  inspection  team.  In  cases  where  the  reser¬ 
voir  was  lowered  or  drained  prior  to  inspection,  such  action, 
while  improving  the  stability  and  safety  of  the  dam,  removes 
the  normal  load  on  the  structure  and  may  obscure  certain 
conditions  which  might  otherwise  be  detectable  if  inspected 
under  the  normal  operating  environment  of  the  structure. 

It  is  important  to  note  that  the  condition  of  a  dam  depends 
on  numerous  and  constantly  changing  internal  and  external 
conditions,  and  is  evolutionary  in  nature.  It  would  be 
incorrect  to  assume  that  the  present  condition  of  the  dam 
will  continue  to  represent  the  condition  of  the  dam  at  some 
point  in  the  future.  Only  through  continued  care  and  inspec¬ 
tion  can  there  be  any  chance  that  unsafe  conditions  be 
detected. 

Phase  I  inspections  are  not  intended  to  provide  detailed 
hydrologic  and  hydraulic  analyses.  In  accordance  with  the 
established  guidelines,  the  spillway  design  flood  is  based 
on  the  estimated  "Probable  Maximum  Flood"  for  the  region 
(flood  discharges  that  may  be  expected  from  the  most  severe 
combination  of  critical  meteorologic  and  hydrologic  con¬ 
ditions  that  are  reasonably  possible),  or  fractions  thereof. 
Because  of  the  magnitude  and  rarity  of  such  a  storm  event,  a 
finding  that  a  spillway  will  not  pass  the  design  flood 
should  not  be  interpreted  as  necessarily  posing  a  highly 
inadequate  condition.  The  design  flood  provides  a  measure 
of  relative  spillway  capacity  and  serves  as  an  aid  in  deter¬ 
mining  the  need  for  more  detailed  hydrologic  and  hydraulic 
studies,  considering  the  size  of  the  dam,  its  general  con¬ 
dition,  and  the  downstream  damage  potential. 
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Name  of  Dam:  Unimin  Tailings  Dam 
State:  Commonwealth  of  Virginia 

County:  Frederick 

uses  7.5  Minute  Quadrangle:  Hayfield,  Virginia 
Stream:  Mine  Spring  Run 

Date  of  Inspection:  30  and  31  October  1980 

BRIEF  ASSESSMENT  OF  DAM 

Unimin  Tailings  Dam  is  an  earthfill  embankment  approximately 
84.9  feet  high'  and  574  feet  long.  The  principal  spillway 
is  a  30-inch  bituminous  coated  corrugated  metal  pipe  riser 
and  the  emergency  spillway  is  a  natural,  topographic  saddle 
on  the  right*  side  of  the  reservoir.  The  dam  is  on  Mine 
Spring  Run  approximately  1.2  miles  south  of  Gore,  Virginia 
and  is  used  for  waste  tailing  storage  by  the  owner,  Unimin 
Corporation.  Unimin  Tailings  Dam  is  an  ^intermediate" 
size- "high"  hazard  structure  as  defined  by  the  Recommended 
Guidelines  for  Safety  Inspection  of  Dams . 

Adequate  stability  analyses  were  available  for  review  during 
these  investigations  which  evaluated  the  factors  of  safety 
against  complete  and  partial  failures  of  both  the  upstream 
and  downstream  embankments.  All  of  the  analyses  performed 
indicated  acceptable  factors  of  safety  against  failure. 

Using  the  Corps  of  Engineers’  screening  criteria  for  initial 
review  of  spillway  adequacy,  the  Probable  Maximum  Flood 
(PMF)  was  selected  as  the  spillway  design  flood  (SDF).  The 
spillways  are  capable  of  passing  100  percent  of  the  PMF 
without  overtopping  the  crest  of  the  dam,  therefore,  they 
are  adjudged  as  adequate. 

V 

The  dam  and  appurtenant  structures  were  found  to  be  in  good 
overall  condition  at  the  time  of  the  inspection.  Mainte¬ 
nance  of  the  dam  is  not  considered  adequate.  Some  minor 
erosion  has  taken  place  below  a  bench  on  both  the  upstream 
and  downstream  embankments.  The  junction  of  the  downstream 
embankment  with  both  the  left  and  right  abutments  below  the 
bench  showed  moderate  erosion.  Some  areas  of  the  embankment 
and  the  emergency  spillway  are  sparsely  vegetated. 


'Measured  from  the  downstream  toe  of  the  dam  to  the  embank¬ 
ment  crest. 

“Facing  downstream. 
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A  formal  warning  system  and  emergency  action  plan  should  be 
developed  and  put  into  operation  as  soon  as  possible.  The 
emergency  action  plan  should  list  steps  to  be  taken  to  help 
prevent  failure  of  the  dam  in  an  emergency. 

Regular,  formal  inspections  should  be  made  of  the  dam  and 
appurtenant  structures.  A  check  list  should  be  compiled  for 
use  by  the  owner's  representative  as  a  guide  for  the  inspec¬ 
tions.  Maintenance  items  should  be  completed  annually. 

The  following  repair  items  should  be  accomplished  as  part  of 
the  general  maintenance  of  the  dam: 


1)  Repair  all  areas  of  erosion  on  the  embankment, 
particularly  the  erosion  rills  on  the  downstream 
embankment  below  the  bench. 

2)  Establish  a  grass  cover  over  all  the  sparsely 
vegetated  areas  of  the  embankment. 

3)  Repair  and  riprap  the  eroded  junctions  of  the 
left  and  right  abutments  with  the  downstream 
embankment . 


4)  Uncover  the  outlet  pipes  for  the  internal  chimney 
and  lateral  seepage  control  drains. 

5)  Establish  a  grass  cover  over  the  sparsely  vegetated 
areas  of  the  emergency  spillway. 


6)  Install  a  staff  gage  to  monitor  reservoir  levels 


above  normal  pool. 
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OVERALL  VIEW  OF  DAM 


PHASE  I  INSPECTION  REPORT 
NATIONAL  DAM  SAFETY  PROGRAM 
NAME  OF  DAM:  UNIMIN  TAILINGS  DAM  ID#  VA  06918 


SECTION  1  -  PROJECT  INFORMATION 


1 . 1  General 

1.1.1  Authority:  Public  Law  92-367,  8  August  1972, 
authorized  the  Secretary  of  the  Army,  through 
the  Corps  of  Engineers,  to  initiate  a  national 
program  of  safety  inspections  of  dams  through¬ 
out  the  United  States.  The  Norfolk  District 
has  been  assigned  the  responsbility  of  super¬ 
vising  the  inspection  of  dams  in  the  Common¬ 
wealth  of  Virginia. 

1.1.2  Purpose  of  Inspection:  The  purpose  is  to 
conduct  a  Phase  I  inspection  according  to  the 
Recommended  Guidelines  for  Safety  Inspection 
of  Dams  (Reference  12,  Appendix  IV).  The 
main  responsibility  is  to  expeditiously 
identify  those  dams  which  may  be  a  potential 
hazard  to  human  life  or  property. 

1 . 2  Description  of  Project; 

1.2.1  Description  of  Dam  and  Appurtenances;  Unimin 
Tailings  Dam  is  an  earthfill  embankment 
approximately  84.9  feet  high  and  574  feet 
long.*  The  crest  of  the  dam  is  about  21.6 
feet  wide  and  the  minimum  elevation  is  at 
920.6  feet  Temporary  Bench  Mark  (T.B.M.).* 

The  upstream  embankment  has  a  12  foot  wide 
bench  about  17  feet  below  the  crest  of  the 
dam  at  about  elevation  904.0  feet.  The  slope 
of  the  upstream  embankment  is  approximately 
2.5H:1V  (Horizontal  to  Vertical)  above  the 
bench  and  2.8H:1V  below  the  bench.  The 
downstream  embankment  has  a  12  foot  wide 
bench  about  30  feet  below  the  crest  of  the 
dam.  The  slope  of  the  downstream  embankment 
is  approximately  2.5H:1V  above  the  bench  and 


^Measured  from  the  downstream  toe  of  dam  to  the  lowest  point 
on  the  embankment  crest. 

*A11  elevations  are  referenced  to  a  Temporary  Bench  Mark 
located  on  the  top  of  a  concrete  marker  on  the  top  of  dam, 
right  abutment.  The  assumed  elevation  is  921.0  feet. 
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2.6H:1V  below  the  bench.  There  is  no  slope 
protection  on  the  upstream  embankment. 


According  to  the  As-Built  Report  (Reference 
18,  Appendix  IV),  a  key  trench  was  excavated 
into  the  foundation  soils  near  the  upstream 
toe  of  the  embankment  and  backfilled  with 
compacted  clayey  soils.  The  embankment  was 
constructed  of  on-site  borrow  materials  from 
upstream  of  the  dam.  The  As-Built  Report 
indicates  that  chimney  and  lateral  drains 
were  constructed  for  internal  embankment 
drainage . 

The  principal  spillway  is  a  30-inch  diameter 
bituminous  coated  corrugated  metal  pipe 
(B.C.C.M.P.)  serving  as  a  fixed  riser.  Accord¬ 
ing  to  the  owner's  representative,  the  top 
portion  of  the  30-inch  riser  was  broken  and  a 
42-inch  diameter  pipe  was  placed  over  the  exist¬ 
ing  pipe  and  anchored  with  cables.  Concrete 
was  used  to  fill  the  space  between  the  30-inch 
diameter  pipe  and  the  42-inch  diameter  pipe. 

The  spillway  riser  has  a  crest  elevation  of 
901.0  feet  T.B.M.  The  riser  is  located  to 
the  right  of  center  of  the  embankment.’  A 
trash  rack  has  been  fitted  to  the  top  of  the 
riser.  According  to  the  As-Built  Report,  the 
riser  extends  down  about  39  feet  where  it 
connects  to  a  24-inch  diameter  B.C.C.M.P. 
outlet.  The  24-inch  B.C.C.M.P.  is  approximately 
414  feet  long  and  passes  beneath  the  embankment 
at  a  slope  of  approximately  5.5  percent. 

This  pipe  exits  into  a  riprap  lined  plunge 
pool  at  the  center  of  the  downstream  toe  of 
the  embankment.  The  outlet  pipe  extends 
about  5.5  feet  beyond  the  embankment.  This 
extension  is  unsupported.  The  invert  elevation 
at  the  principal  spillway  outlet  is  at  838.7 
feet  T.B.M.  The  tailwater  elevation  in  the 
plunge  pool  is  at  836.2  feet  T.B.M. 

A  gate  valve  with  accompanying  valve  stem 
extension  and  support  brace  is  attached  to 
the  spillway  riser  pipe  approximately  four 
feet  below  the  crest  of  the  riser  pipe 
(Photo  1).  This  valve  is  used  during  periods 


^Facing  downstream. 
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of  low  flow  to  maintain  the  water  supply  into 
the  fresh  water  pond  located  downstream. 

The  emergency  spillway  makes  use  of  the 
natural  depression  in  a  topographic  saddle 
located  to  the  right  and  upstream  of  the 
embankment.  Flood  discharges  would  pass 
through  this  saddle  and  return  to  Mine  Spring 
Run  1.5  miles  downstream  of  the  dam.  In 
addition  to  the  natural  depression,  some 
excavation  and  clearing  has  been  done  in  the 
emergency  spillway.  A  discharge  channel 
approximately  6  feet  deep  and  24.5  feet  wide 
was  excavated  through  the  saddle.  A  temporary 
access  road  was  constructed  across  this 
discharge  channel,  filling  in  a  portion  of 
the  channel  and  giving  the  emergency  spillway 
an  effective  minimum  elevation  of  903.6  feet 
T.B.M.  (Photo  2) . 

The  reservoir  is  fed  by  runoff  and  springs 
from  a  2.03  square  mile  drainage  area  south 
and  east  of  the  dam.  Mine  Spring  run  drains 
the  watershed  from  the  south  and  a  small 
unnamed  tributary  drains  from  the  east.  The 
upper  reaches  of  the  watershed  are  densely 
wooded,  very  steep  slopes  of  Great  North 
Mountain.  The  lower  reaches,  while  less 
steep,  are  also  densely  wooded. 

There  are  no  facilities  for  draining  the 
reservoir . 

Location:  Unimin  Tailings  Dam  is  located  in 

Frederick  County,  Virginia  approximately  1.2 
miles  south  of  Gore,  Virginia  on  Mine  Spring 
Run,  a  tributary  to  Back  Creek.  A  Location 
Plan  is  included  in  this  report  in  Appendix 
I . 

Size  Classification:  The  Unimin  Tailings  Dam 
is  84.9  feet  high  and  the  reservoir  storage 
at  the  crest  of  the  dam  (elevation  920.6  feet 
T.B.M.)  is  1,102  acre-feet.  Therefore,  the 
dam  is  in  the  "intermediate"  size  category  as 
defined  by  the  Recommended  Guidelines  for 
Safety  Inspection  of  Dams. 

Hazard  Classification:  Three  homes  are 
located  approximately  1.0  miles  downstream  of 
the  dam.  A  business  (C.  E.  Minerals)  is 
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located  approximately  1.2  miles  downstream 
and  three  more  homes  are  situated  about  1.4 
miles  downstream  of  the  dam.  There  is  danger 
of  loss  of  human  life  from  large  flows  down¬ 
stream  of  the  dam.  Therefore,  Unimin  Tailings 
Dam  is  in  the  "high"  hazard  category  as 
defined  by  the  Recommended  Guidelines  for 
Safety  Inspection  of  Dams .  The  hazard  classi¬ 
fication  used  to  categorize  dams  is  a  function 
of  location  only  and  is  not  related  to  its 
stability  or  probability  of  failure. 

1.2.5  Ownership:  The  dam  is  owned  by  Unimin  Corpora¬ 
tion,  P.O.  Box  38,  Gore,  Virginia  22637. 

1.2.6  Purpose :  The  dam  is  used  to  provide  waste 
tailing  storage  for  the  mining  and  milling  of 
glass  sand  by  Unimin  Corporation. 

1.2.7  Design  and  Construction  History:  The  dam  was 
designed  by  D'Appolonia  Consulting  Engi¬ 
neers,  Inc.  in  1976.  The  dam  was  constructed 
by  Perry  Engineering  Company  in  the  fall  of 
1976  and  spring  of  1977. 

1.2.8  Normal  Operating  Procedures:  The  reservoir 
is  normally  operated  at  the  crest  of  the 
principal  spillway  (elevation  901.0  feet 
T.B.M.).  A  gate  valve  (as  described  in 
Section  1.2.1)  can  be  operated  during  periods 
of  low  flow  to  lower  the  level  in  the  reservoir 
approximately  4  feet  in  order  to  maintain  the 
water  supply  into  the  fresh  water  pond  located 
downstream.  No  formal  operating  procedures 
are  followed  for  this  dam. 

1.3  Pertinent  Data 


1.3.1  Drainage  Area:  The  drainage  area  tributary 
to  the  dam  is  2.03  square  miles. 

1.3.2  Discharge  at  Dam  Site:  The  maximum  discharge 
from  the  reservoir  is  unknown. 

Principal  and  Emergency  Spillways: 

Pool  level  at  top  of  dam  ....  46,011  c.f.s. 

1.3.3  Dam  and  Reservoir  Data:  Pertinent  data  on 
the  dam  and  reservoir  are  provided  in  the 
following  table: 
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TABLE  1.1  DAM  AND  RESERVOIR  DATA 


Reservoir 

Item 

Elevation 
(feet  T.B.M. ) 

Area 
( acres ) 

Capacity 

Acre-  Watershed 
feet  (inches) 

Length 

(feet) 

Top  of  Dam 
(minimum) 

920.6 

36.7 

1102 

10.2 

1950 

Principal 

Spillway 

Crest 

901.0 

23.0 

518 

4.8 

1400 

Streambed  at 
downstream 
toe  of  dam 

835.7 
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SECTION  2  -  ENGINEERING  DATA 


2.1  Design:  The  site  was  selected  and  the  impoundment  was 
designed  by  D'Appolonia  Consulting  Engineers,  Inc. 
Subsurface  conditions  were  investigated  and  the  embank¬ 
ment  was  designed  to  provide  maximum  strength  for 
stability.  Stability  analyses  were  conducted  and 
factors  of  safety  were  calculated  and  are  explained  in 
detail  in  Section  6  -  Dam  Stability  (also  see  Plates  9 
and  10,  Appendix  I).  Control  of  seepage  was  provided 
by  an  upstream  impervious  blanket,  a  cut-off  beneath 
the  embankment,  downstream  lateral  drains,  and  an 
internal  chimney  drain  within  the  embankment.  The 
embankment  design  and  construction  is  presented  on 
Plates  2  and  3  in  Appendix  I.  Boring  and  Test  Pit 
locations  are  shown  on  Plate  6.  Soils  information  and 
subsurface  conditions  are  shown  on  Plates  7  and  8. 

The  principal  and  emergency  spillways  were  designed  to 
decant  clarified  water  and  discharge  flood  peaks.  The 
principal  spillway  was  designed  as  two  30-inch  diameter 
vertical  inlet  pipes  connected  to  a  24-inch  diameter 
pipe  passing  beneath  the  embankment.  However,  during 
the  field  investigation,  only  one  42-inch  diameter 
vertical  inlet  pipe  connected  to  a  24-inch  diameter 
outlet  pipe  was  observed.  A  plunge  pool  was  designed 
to  still  water  exiting  from  the  outlet  pipe.  An  emer¬ 
gency  spillway  was  designed  to  use  the  natural  topo¬ 
graphic  saddle  on  the  right  side  of  the  reservoir  to 
discharge  flood  flows.  The  principal  and  emergency 
spillway  designs  and  pertinent  information  are  shown  on 
Plates  4,  5,  and  11  in  Appendix  I. 

2.2  Construction;  The  dam  was  constructed  by  Perry  Engineer¬ 
ing  Company  in  the  fall  and  early  winter  of  1976  and 
spring  of  1977.  A  majority  of  the  construction  was 
inspected  by  D'Appolonia  Consulting  Engineers'  repre¬ 
sentatives.  The  upstream  embankment  materials 
(typically  clayey)  were  placed  and  compacted  at  moisture 
contents  5  to  6  percent  above  optimum  according  to  the 
Standard  Proctor  Method  (ASTM  D698-70)  to  allow  for 
expected  differential  settlement  over  variable  founda¬ 
tion  and  abutment  materials  without  detrimental  affects 
to  the  water  retention  capabilities.  The  downstream 
embankment  materials  (typically  sandy)  were  placed  at 
moisture  contents  just  slightly  (2  to  3  percent)  above 
optimum  to  also  allow  for  differential  movement  between 
the  valley  floor  and  abutments.  However,  they  were  not 
placed  as  wet  as  the  upstream  embankment  materials  to 
provide  the  necessary  strength  and  stability  for  the 
structure . 
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Fill  was  placed  in  lifts  of  6  to  9  inches.  Compaction 
was  achieved  with  6  to  8  passes  of  a  Caterpillar  815 
compactor  and  Bros.  SP-255  DA  compactor.  Much  of  the 
fill  placement  was  observed  by  a  D'Appolonia  engineer. 
Periodic  fill  density  testing  was  completed  by 
D'Appolonia  when  a  representative  was  present.  The 
densities  were  compared  to  the  results  of  Standard 
Proctor  Tests  conducted  on  various  samples  of  borrow  to 
provide  comparison  of  fill  densities  to  maximum  densi¬ 
ties  and  optimum  water  contents.  Recompaction  was 
conducted  in  areas  where  tests  indicated  unsatisfactory 
compaction.  In  areas  where  fill  placement  was  not 
inspected  by  the  engineer,  borings  were  taken  to  obtain 
undisturbed  samples  of  the  fill  that  were  tested  for 
density.  The  available  summary  of  all  density  test 
results  indicates  final  densities  were  in  excess  of  93 
percent  of  maximum  dry  density. 

Four  piezometers  and  four  settlement  plates  were  in¬ 
stalled  beneath  the  upstream  embankment  area  prior  to 
construction  to  monitor  foundation  behavior  and  ground- 
water  levels. 

Eight  additional  piezometers  were  installed  beneath  and 
within  the  downstream  embankment  after  construction  to 
monitor  actual  water  levels  for  comparison  with  assumed 
design  water  levels.  The  locations  and  depths  of  the 
upstream  piezometers  and  settlement  plates  are  shown  on 
Plates  2  and  7  in  Appendix  I  and  are  designated  as  I-l 
through  1-4  (both  a  piezometer  and  an  adjacent  settlement 
plate  were  assigned  the  same  identification  number). 

The  locations  and  depths  of  the  eight  downstream  piezo¬ 
meters,  designated  B-1  through  B-6,  are  also  shown  on 
Plates  2  and  7.  Typical  piezometer  and  settlement 
plate  construction  details  are  shown  on  Plate  5. 

During  the  construction  of  approximately  the  lower 
one-third  of  the  embankment,  no  extensive  differential 
settlement  reportedly  occurred.  However,  settlement 
measurements  were  not  taken  thereafter.  Measurements 
in  the  piezometers  during  and  after  construction  do  not 
indicate  detrimental  water  levels  within  the  embankment. 

A  key  trench,  varying  between  5  feet  to  13  feet  deep 
and  17  to  23  feet  wide,  was  excavated  into  the  founda¬ 
tion  soils  near  the  upstream  toe  of  the  dam  using 
normal  excavating  techniques.  The  trench  did  not 
extend  to  bedrock.  Depth  of  the  trench  was  governed  by 
the  original  groundwater  level  and  was  shallow  in  the 
creek  area.  Initial  clayey  backfill  could  not  be 
compacted  in  thin  lifts  due  to  water  levels  in  the 
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trench.  The  initial  lift  was  as  thick  as  four  feet  and 
was  compacted  as  well  as  possible.  After  the  first 
lift,  the  trench  was  backfilled  in  9  to  12  inch  thick 
layers  compacted  to  specified  density.  In  addition  to 
the  key  trench,  an  impervious  blanket  of  clayey  soil 
was  placed  over  the  toe  of  the  upstream  embankment,  the 
immediate  reservoir  bottom,  and  the  upstream  abutments. 
The  extent  of  the  key  trench  and  impervious  blanket  are 
illustrated  on  Plates  2  and  3. 

Evaluation;  The  as-built  drawings,  design  information 
and  construction  information  were  adequate  to  assess 
all  aspects  of  design  and  construction.  The  hydrologic 
and  hydraulic  data  provided  were  adequate  for  review. 
The  assessments  made  in  this  report  are  based  on  this 
engineering  data  along  with  field  observations. 
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SECTION  3  -  VISUAL  INSPECTION 


Findings 

3.1.1  General ;  The  field  inspection  was  conducted 
on  30  and  31  October  1980.  At  the  time  of 
inspection,  the  pool  elevation  was  897.4  feet 
T.B.M.  and  the  elevation  of  the  tailwater  in 
the  stilling  basin  for  the  principal  spillway 
was  836.2  feet  T.B.M.  The  weather  was  clear 
with  temperatures  in  the  50' s  (degrees 
Fahrenheit).  The  ground  surface  of  the 
embankment  and  abutments  was  generally  dry. 

The  dam  and  appurtenant  structures  were  found 
to  be  in  fair  to  good  overall  condition  at 
the  time  of  the  inspection.  Deficiencies 
found  during  the  inspection  will  require 
remedial  treatment.  The  following  are  brief 
summaries  of  deficiencies  found  during  the 
inspection.  A  field  sketch  of  conditions 
noted  during  the  inspection  is  presented  as 
Plate  1  in  Appendix  I.  The  complete  visual 
inspection  check  list  is  provided  in  Appen¬ 
dix  III.  Control  surveys  of  the  dam  are 
performed  regularly  but  were  unavailable  for 
this  report.  In  addition,  state  Mining 
Inspectors  visually  review  the  dam  as  part  of 
their  regular  inspections. 

3.1.2  Dam:  The  embankment  was  found  to  be  in 
generally  good  condition,  with  no  surface 
cracks  or  sloughs.  The  bench  on  the  upstream 
embankment  and  the  embankment  above  the  bench 
are  well  vegetated  with  grass  and  are  not 
eroded.  The  upstream  embankment  bench  appears 
to  be  a  reverse  terrace  and  water  appears  to 
have  lain  on  the  back  side  of  the  bench 
periodically.  Minor  erosion  has  occurred 
just  below  the  bench  down  to  the  edge  of 
water.  This  segment  is  below  normal  pool 
level.  The  downstream  embankment  is  benched. 
Above  this  bench  there  are  a  few  erosion 
rills.  Generally,  these  rills  do  not  extend 
to  the  crest  of  the  dam.  With  the  exception 
of  the  rills,  the  downstream  embankment  above 
the  bench  is  well  vegetated.  The  downstream 
embankment  below  the  bench  is  moderately 
eroded.  Erosion  rills  up  to  one  foot  deep 
extend  from  the  bench  to  the  toe  of  the  dam. 
The  downstream  embankment  below  the  bench  has 
many  areas  of  sparse  vegetation. 
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The  junctions  of  the  abutments  and  the  up¬ 
stream  embankment  are  not  eroded.  The  right 
upstream  abutment  contains  the  access  roads 
to  the  upstream  bench  and  crest  of  the  dam. 

The  slopes  for  the  access  roads  are  very 
steep  and  appear  to  be  subject  to  erosion  and 
minor  slides.  The  access  roads  are  primarily 
cut  into  bedrock  and  are  generally  situated 
on  the  abutment  rather  than  the  dam.  The 
junctions  of  the  abutments  and  the  downstream 
embankment  are  slightly  to  moderately  eroded. 
Moderate  erosion  occurs  from  the  toe  of  the 
dam  about  three  quarters  of  the  way  up  to  the 
bench  on  both  the  left  and  right  abutment 
junctions . 

A  seep  is  located  immediately  to  the  left  of 
the  principal  spillway  outlet.  The  flow  rate 
of  this  seep  was  estimated  to  be  three  to 
five  gallons  per  minute  (g.p.m.).  This 
seepage  is  believed  to  be  from  a  sediment 
covered  outlet  pipe  for  the  internal  chimney 
and  lateral  seepage  relief  drainage  system. 

In  the  past,  runoff  from  the  junction  of  the 
left  abutment  with  the  downstream  embankment 
was  directed  through  a  separate  diversion 
channel  away  from  the  approximate  area  of 
this  outlet.  However,  runoff  now  discharges 
over  the  outlet  area  and  sediment  has  probably 
covered  the  pipe.  A  very  minor  seep  is 
located  beneath  the  decant  outlet  pipe.  No 
other  seepage  or  drainage  was  observed  at  the 
time  of  inspection. 

Appurtenant  Structures;  The  principal  spill¬ 
way  riser  and  accompanying  gate  valve  (as 
described  in  Section  1.2.1)  appear  to  be  in 
good  condition  and  operable.  The  outlet  pipe 
for  the  principal  spillway  is  in  good  condi¬ 
tion,  although  the  pipe  does  extend,  un¬ 
supported,  out  from  the  embankment  approxi¬ 
mately  5.5  feet.  The  plunge  pool  discharge 
area  for  the  principal  spillway  is  also  in 
good  condition.  The  principal  spillway 
inlet,  outlet,  discharge  area  and  downstream 
channel  are  all  free  from  debris  and  other 
obstructions . 

The  emergency  spillway  (as  described  in 
Section  1.2.1)  is  primarily  a  natural  topo¬ 
graphic  saddle  and  is  in  relatively  good 
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condition.  The  saddle  has  been  cleared  and 
some  areas  of  the  spillway  have  been  exca¬ 
vated  for  a  discharge  channel  while  other 
areas  have  been  filled.  No  significant  signs 
of  erosion  were  observed,  although  vegetation 
is  sparse,  particularly  on  the  excavation  and 
fill  areas.  The  emergency  spillway,  with  the 
exception  of  the  temporary  access  road  across 
the  discharge  channel,  is  free  from  debris 
and  is  unobstructed. 

3.1.4  Reservoir  Area;  The  slopes  immediately 
surrounding  the  reservoir  are  steep  and 
heavily  wooded.  The  banks  of  the  reservoir 
are  well  vegetated  with  grasses  and  some 
trees  down  to  the  edge  of  the  banks.  No 
indications  of  significant  erosion  were 
observed.  Soundings  taken  at  the  principal 
spillway  riser  show  the  water  to  be  approxi¬ 
mately  5  feet  deep  at  the  time  of  inspection. 

3.1.5  Downstream  Channel;  Discharge  from  the 
principal  spillway  of  Unimin  Tailings  Dam 
flows  into  the  reservoir  for  the  Unimin  Fresh 
Water  Pond  Dam  almost  immediately  after  leav¬ 
ing  the  discharge  area.  The  short  length  of 
discharge  channel  is  free  from  debris  or  other 
obstructions.  Beyond  the  Fresh  Water  Pond  Dam, 
the  downstream  channel  is  a  natural  stream 
channel,  known  as  Mine  Spring  Run,  which  drains 
into  Back  Creek  at  the  town  of  Gore,  Virginia. 
There  is  some  minor  debris  and  miscellaneous 
junk  present  in  the  channel  immediately  down¬ 
stream  of  the  Fresh  Water  Pond  Dam. 

3.1.6  Instrumentation;  Eight  piezometers  were 
observed  on  the  dam  at  the  time  of  inspection. 
Five  piezometers  were  on  the  crest  of  the 
dam;  one  at  either  end  and  a  cluster  of  three 
near  the  center.  The  piezometer  on  the  left 
end  of  the  crest  measured  60  feet  to  the 
bottom  with  no  water.  The  piezometer  on  the 
right  end  of  the  crest  and  the  three  clustered 
near  the  center  were  plugged  near  the  surface 
and  could  not  be  measured. 

The  remaining  three  piezometers  were  clustered 
near  the  center  of  the  bench  on  the  downstream 
embankment.  The  piezometer  with  the  highest 
elevation  could  not  be  measured  because  of 
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equipment  malfunction.  The  next  lower  piezo¬ 
meter  measured  15.17  feet  to  the  bottom  with 
no  water.  The  lowest  piezometer  measured 
32.87  feet  to  the  bottom  with  no  water. 

There  was  no  other  instrumentation  observed 
at  the  dam  during  the  inspection. 

3.2  Evaluation:  The  embankment  was  found  to  be  in  generally 
fair  to  good  condition,  with  no  surface  cracks  or 
sloughs.  All  areas  of  erosion  on  the  embankment  should 
be  repaired,  particularly  the  erosion  rills  below  the 
bench  on  the  downstream  embankment.  A  grass  cover 
should  be  established  on  all  the  sparsely  vegetated 
areas  of  the  embankment.  The  eroded  junctions  of  the 
left  and  right  abutments  with  the  downstream  embankment 
should  be  repaired  and  riprap  placed  to  minimize  erosion. 
The  drains  for  seepage  control  that  are  reportedly 
located  to  the  left  and  right  of  the  principal  spillway 
outlet  should  be  uncovered. 

The  appurtenant  structures  were  found  to  be  in  generally 
good  condition.  A  grass  cover  should  be  established 
throughout  the  natural  saddle  that  comprises  the  emer¬ 
gency  spillway.  A  staff  gage  should  be  installed  to 
monitor  reservoir  levels  above  normal  pool. 
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4.1  Procedures :  The  operation  of  the  dam  is  primarily  an 
automatic  function  controlled  by  the  principal  and 
emergency  spillways.  Water  entering  the  reservoir 
flows  into  the  principal  spillway  at  elevation  901.0 
feet  T.B.M.  When  inflow  is  sufficient,  the  reservoir 
level  rises  above  elevation  903.6  feet  T.B.M.  and 
discharges  through  the  emergency  spillway.  When  inflow 
is  insufficient  to  meet  the  water  needs  downstream,  the 
gate  valve  attached  to  the  principal  spillway  riser  can 
be  operated  to  lower  the  reservoir  approximately  four 
feet  below  the  crest  of  the  principal  spillway. 

4.2  Maintenance  of  Dam:  Maintenance  of  the  dam  is  the 
responsibility  of  the  owner.  Brief  daily  inspections 
are  made  by  the  owner.  Also,  the  alignment  of  the 
crest  and  elevations  are  surveyed  regularly.  However, 
a  formal  inspection  and  maintenance  schedule  has  not 
been  instituted. 

4.3  Maintenance  of  Operating  Facilities;  The  only  oper¬ 
ating  facility  at  the  dam  is  the  gate  valve  attached  to 
the  spillway  riser.  The  maintenance  of  this  facility 
is  the  responsibility  of  the  owner.  A  formal  inspec¬ 
tion  and  maintenance  schedule  has  not  been  instituted. 

4.4  Warning  System;  At  the  present  time,  there  is  no  warn¬ 
ing  system  or  emergency  action  plan  in  operation. 

4.5  Evaluation:  Past  maintenance  of  the  dam  has  been  in¬ 
adequate.  Regular,  formal  inspections  should  be  made  of 
the  dam  and  appurtenant  structures.  A  check  list 
should  be  compiled  for  use  by  the  owner's  representa¬ 
tive  as  a  guide  for  the  inspections.  Maintenance  items 
should  be  corrected  annually.  A  warning  system  and 
emergency  action  plan  should  be  developed  and  put  into 
operation  as  soon  as  possible. 
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5.1  Design:  Hydraulic  and  hydrologic  design  data  were  pro¬ 
vided  by  D’Appolonia  Consulting  Engineers,  Inc.  in  the 
form  of  an  As-Built  Report  (Reference  18,  Appendix  IV). 
The  hydraulic  and  hydrologic  data  provided  were  adequate 
for  review  and  are  presented  on  Plates  4,  5  and  11  of 
this  report. 

5.2  Hydrologic  Information;  No  rainfall,  stream  gage  or 
reservoir  stage  records  are  maintained  for  this  dam. 

5.3  Flood  Experience:  No  records  were  available. 

5.4  Flood  Potential:  The  Probable  Maximum  Flood  (PMF)  and 
1/2  Probable  Maximum  Flood  (1/2  PMF)  were  routed  through 
the  reservoir  by  the  use  of  the  HEC-1  DB  computer  pro¬ 
gram  (Reference  9,  Appendix  IV)  and  appropriate  unit 
hydrograph,  precipitation,  and  storage-outflow  data. 
Clark's  Tc  and  R  coefficients  for  the  local  drainage 
areas  were  estimated  from  basin  characteristics.  The 
rainfall  applied  to  the  unit  hydrograph  was  taken  from 
publications  by  the  U.S.  Weather  Bureau  and  the  National 
Oceanic  and  Atmospheric  Administration  (References  16 
and  17,  Appendix  IV).  Rainfall  losses  for  the  PMF  and 
1/2  PMF  were  estimated  at  an  initial  loss  of  1.0  inches 
and  a  constant  loss  rate  of  0.05  inches  per  hour  there¬ 
after. 

5.5  Reservoir  Regulation:  Pertinent  dam  and  reservoir  data 
are  provided  in  Table  1.1,  paragraph  1.3.3. 

Regulation  of  flow  from  the  reservoir  is  primarily  auto¬ 
matic.  Normal  flows  are  maintained  by  the  crest  of  the 
principal  spillway  at  elevation  901.0  feet  T.B.M.  Some 
manual  regulation  of  flow  is  possible  by  the  operation 
of  the  gate  valve  attached  to  the  principal  spillway 
riser  which  is  approximately  four  feet  below  the  spill¬ 
way  crest. 

The  outlet  discharge  capacity  was  computed  by  hand;  res¬ 
ervoir  area  was  planimetered  from  the  Hayfield,  Virginia, 

7.5  minute  USGS  quadrangle;  and  storage  capacity  was 
computed  by  the  HEC-1  DB  program.  Outlet  discharge 
capacity  and  storage  capacity  curves  were  computed  to 
elevations  above  the  crest  of  the  dam.  All  flood  rout¬ 
ings  were  begun  with  the  dam  at  normal  pool.  Flow 
through  both  spillways  was  included  in  the  routings. 
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5.6  Overtopping  Potential;  The  probable  rise  of  the  res¬ 
ervoir  and  other  pertinent  information  on  reservoir 
performance  are  shown  in  the  following  table: 

TABLE  5.1  RESERVOIR  PERFORMANCE 


Item 


Hydroqraphs 

1/2 

Normal  ‘ _ PMF _ PMF^ 


Peak  flow,  c.f.s. 

Inflow 

Outflow 

Peak  elev. ,  ft.  T.B.M. 
Emergency  spillway’ 

(elev.  903.6  ft.  T.B.M.) 
Depth  of  flow,  ft. 
Average  velocity,  f.p.s. 
Duration  of  flow,  hrs. 
Non-overflow  section’ 
(elev.  920.6  ft.  T.B.M. ) 
Depth  of  flow,  ft. 
Average  velocity,  f.p.s. 
Total  duration  of  over¬ 
topping,  hrs. 

Tailwater  elev. , 

ft.  T.B . M^ _ 


1 

7,177 

14,353 

1 

7,001 

14, 105 

897.4 

909.3 

911.7 

- 

5.7 

8.2 

- 

11.1 

13.3 

25.0 

30.7 

836.2 

- 

- 

’  Conditions  at  time  of  inspection. 

*  The  PMF  is  an  estimate  of  flood  discharges  that  may  be 
expected  from  the  most  severe  combination  of  critical 
meteorologic  and  hydrologic  conditions  that  are 
reasonably  possible  in  a  region. 

’  Velocity  estimates  were  based  on  critical  depth  at 
control  section. 

5.7  Reservoir  Emptying  Potential;  There  are  no  facilities 
for  draining  the  reservoir. 

5.8  Evaluation:  Unimin  Tailings  Dam  is  an  "intermediate" 
size  -  "high"  hazard  dam  requiring  evaluation  for  a 
spillway  design  flood  (SDF)  equal  to  the  PMF.  The 
spillways  are  capable  of  passing  100  percent  of  the  PMF 
without  overtopping  the  crest  of  the  dam.  The  spillway 
is  adjudged  as  adequate. 
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SECTION  6  -  DAM  STABILITY 


6.1  Foundation  and  Abutments;  The  dam  is  located  in  the 
Valley  and  Ridge  physiographic  province  of  Virginia 
which  is  characterized  by  folded  and  faulted  sedimentary 
rocks.  Bedrock  in  the  vicinity  of  the  dam  consists  of 
steeply  dipping  late  Silurian  to  early  Devonian  age 
limestone,  sandstone  (Oriskany),  and  shale.  The  Oriskany 
sandstone  is  clearly  exposed  on  the  northern  abutment. 

The  actual  foundation  for  the  dam  consists  of  thick 
combination  residual,  alluvial,  and  colluvial  soils 
according  to  the  As-Bui It  Report  (Reference  18,  Appendix 
IV) .  The  principal  soils  underlying  the  dam  are  clayey 
silts.  Some  sandy  soils  are  present. 

The  dam  foundation  was  not  keyed  into  bedrock.  Seepage 
control  consists  of  a  17  to  23  foot  wide,  by  5  to  13 
foot  deep  key  trench  excavated  into  the  foundation 
soils  near  the  upstream  toe  of  the  dam  and  backfilled 
with  compacted  clayey  soils.  In  addition,  an  impervious 
blanket  of  clayey  soils  was  placed  over  the  toe  of  the 
upstream  embankment,  the  immediate  reservoir  bottom, 
and  the  upstream  abutments. 

6 . 2  Embankment 


6.2.1  Materials ;  According  to  the  available  as-built 
report,  the  embankment  materials  range  from 
clayey  to  sandy  soils.  The  clayey  soils  were 
placed  on  the  upstream  side  of  the  structure. 
The  sandy  soils  were  placed  on  the  downstream 
side  of  the  structure.  Brown  silt  with  a 
little  fine  to  medium  sand  and  numerous  sand¬ 
stone  fragments  (ML  group  soil-Unified  Classi¬ 
fication  System)  was  noted  as  the  typical 

soil  on  the  downstream  embankment  during  the 
field  inspection.  Most  of  the  soil  samples 
classified  by  D'Appolonia  from  test  pits  in 
the  borrow  area  were  ML  group  soils. 

6.2.2  Stability :  Stability  analyses  were  conducted 
by  D'Appolonia  Consulting  Engineers,  Inc. 
using  a  computerized  version  of  Bishop’s 
Method  of  Slices.  Analyses  were  conducted  to 
address  short  term  conditions  occurring 
during  construction  (not  applicable  now)  and 
long  term  conditions.  Shear  strength  values 
of  representative  emban)onent  and  foundation 
materials  used  in  the  analyses  were  derived 
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from  laboratory  consolidated  undrained 
triaxial  shear  tests,  direct  shear  strength 
tests,  and  field  investigations.  The  values 
for  the  long  term  analyses  are  as  follows: 


Generalized 

Angle  of 

Soil 

Internal 

Cohesi 

Description 

Material 

Friction  (0) 

(C(p. s. 

Clayey  Silt  Borrow 
2%  to  3%  Above 
Optimum 

Embankment 

28° 

0 

Clayey  Silt  Borrow 
5%  to  6%  Above 
Optimum 

Embankment 

26° 

400 

Boulders,  Rock 
Fragments,  Some 
Silty  Sand 

Foundation 

34° 

0 

Clayey  Silt,  Some 
Rock  Fragments 

Foundation 

25° 

200 

Soft  Clayey  Silt, 
Some  Rock  Frag¬ 
ments 

Foundation 

24° 

500 

Clayey  Sand,  Some 
Rock  Fragments 

Foundation 

30° 

0 

Individual  analyses  were  made  for  failures 
within  the  upstream  and  downstream  embankments 
and  failures  through  the  foundation  soils  on 
the  upstream  and  downstream  sides.  The 
configuration  of  the  dam  used  in  these  analyses 
is  the  same  as  the  as-built  configuration. 

The  phreatic  surface  was  assumed  to  be  con¬ 
trolled  by  the  internal  chimney  drain  and 
downstream  lateral  drains.  Measurements 
taken  in  the  piezometers  that  were  not  clogged 
during  the  field  inspection  generally  show 
that  the  phreatic  surface  is  lower  than  that 
assumed  during  the  stability  analyses  and 
indicate  that  the  drainage  system  is  perform¬ 
ing  satisfactorily.  The  factor  of  safety 
calculated  against  the  four  failure  cases 
described  above  are  as  follows: 
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Type  of 
Failure 


Factor  of  Safety 
Aaainst  Failure 


Downstream  Embankment 
Failure  From  Crest  to 

Bench  1 . 46 

Failure  Through  Foundation 
Affecting  Entire  Downstream 
Embankment  and  Crest  of  Dam  1.72 

Upstream  Embankment  Failure 
Affecting  Crest  and  Upper 
3/4  of  Embankment  2.16 

Failure  Through  Foundation 
Affecting  Entire  Upstream 
Embankment  and  Crest  of  Dam  2.71 

The  visual  inspection  of  the  structure  revealed 
no  signs  of  instability  such  as  slumping, 
tension  cracks,  or  unusual  alignment  along 
the  crest.  However,  moderate  erosion  of  the 
downstream  embankment  (primarily  below  the 
bench)  has  occurred  and  should  be  corrected 
to  prevent  additional  damage  that  could 
affect  the  stability  of  the  existing  slopes. 

The  as-built  plans  indicate  that  there  should 
be  two  8-inch' C.M.P.  outlets,  one  on  each 
side  of  the  principal  spillway  outlet,  for 
the  internal  chimney  drain  and  lateral 
drains  within  the  downstream  embankment. 

Neither  of  these  pipes  was  observed  during 
the  visual  inspection.  A  discharge  (3-5  g.p.m.) 
was  occurring  from  the  approximate  area  of  the 
left  drain.  No  discharge  was  occurring  from 
the  approximate  area  of  the  right  drain.  The 
outlets  may  have  been  covered  over  by  sediment 
eroded  from  the  embankment  above  the  drains. 

It  is  not  clear  from  available  information 
describing  construction  history  whether  the 
drains  were  constructed  as  designed.  If  the 
two  outlets  were  constructed  as  designed,  they 
should  be  uncovered  and  cleaned  out  to  ensure 
proper  operations. 

6.2.3  Seismic  Stability:  The  dam  is  located  in 

Seismic  Zone  2  which  presents  no  hazard  from 
earthquakes  according  to  the  Recommended 
Guidelines  for  Safety  Inspection  of  Dams  by 
the  Department  of  the  Army,  Office  of  the 
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r. 


Chief  of  Engineers.  This  determination  is 
contingent  on  the  requirements  that  static 
stability  conditions  are  satisfactory  and 
conventional  safety  margins  exist. 

6.3  Evaluation;  The  design  of  the  dam  is  such  that  accept¬ 
able  factors  of  safety  against  failure  have  been  pro¬ 
vided.  The  existing  configuration  of  the  embankment  is 
the  same  as  that  assumed  during  stability  analyses 
conducted  during  design.  The  visual  inspection  did  not 
indicate  any  stability  problems.  Only  minor  mainte¬ 
nance  is  required  to  ensure  structural  integrity. 
Measurements  taken  in  the  existing  piezometers  that 
were  not  clogged  revealed  that  the  phreatic  surface  is 
adequately  controlled  by  the  internal  drainage  system. 
Adequate  stability  analyses,  considering  the  present 
conditions  of  the  dam,  have  been  conducted. 
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SECTION  7  -  ASSESSMENT/REMEDIAL  MEASURES 


7.1  Dam  .Assessment:  The  engineering  data  provided  were 
adequate  to  assess  the  design  and  construction  of 
Unimin  Tailings  Dam.  Hydraulic  and  hydrologic  data 
provided  were  adequate  for  review.  Adequate  stability 
analyses  were  available  for  review  during  these  investi¬ 
gations  which  indicated  acceptable  factors  of  safety 
against  failure.  Deficiencies  discovered  during  the 
field  inspection  and  office  analyses  will  require 
remedial  treatment.  The  dam  and  appurtenant  structures 
are  generally  in  good  overall  condition.  Maintenance 

of  the  dam  is  not  considered  adequate. 

Using  the  Corps  of  Engineers'  screening  criteria  for 
initial  review  of  spillway  adequacy,  the  PMF  was  se¬ 
lected  as  the  SDF  for  the  "intermediate"  size  -  "high" 
hazard  classification  of  Unimin  Tailings  Dam.  The 
spillways  are  capable  of  passing  100  percent  of  the  PMF 
without  overtopping  the  crest  of  the  dam  and  are  ad¬ 
judged  as  adequate. 

Some  minor  erosion  has  taken  place  below  the  benches  on 
both  the  upstream  and  downstream  embankments.  The 
junction  of  the  downstream  embankment  with  both  the 
left  and  right  abutments  below  the  bench  showed  moderate 
erosion.  Some  areas  of  the  embankment  and  the  emer¬ 
gency  spillway  are  sparsely  vegetated.  The  seepage 
control  drain  outlets  have  been  covered  by  sediment. 

The  principal  spillway  outlet  extends  unsupported  over 
the  plunge  pool. 

There  is  no  warning  system  or  emergency  action  plan 
currently  in  operation. 

7.2  Recommended  Remedial  Measures;  A  formal  warning  system 
and  emergency  action  plan  should  be  developed  and  put 
into  operation  as  soon  as  possible.  The  emergency 
action  plan  should  list  steps  to  be  taken  to  help 
prevent  failure  of  the  dam  in  an  emergency. 

Regular,  formal  inspections  should  be  made  of  the  dam 
and  appurtenant  structures.  A  check  list  should  be 
compiled  for  use  by  the  owner's  representative  as  a 
guide  for  the  inspections.  Maintenance  items  should  be 
completed  annually. 

The  following  repair  items  should  be  accomplished  as 
part  of  the  general  maintenance  of  the  dam: 
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1)  Repair  all  areas  of  erosion  on  the  embankment, 
particularly  the  erosion  rills  on  the  downstream 
embankment  below  the  bench. 

2)  Establish  a  grass  cover  over  all  the  sparsely 
vegetated  areas  of  the  embankment. 

3)  Repair  and  riprap  the  eroded  junctions  of  the  left 
and  right  abutments  with  the  downstream  embankment. 

4)  Uncover  the  outlet  pipes  for  the  internal  chimney 
and  lateral  seepage  control  drains. 

5)  Establish  a  grass  cover  over  the  sparsely  vegetated 
areas  of  the  emergency  spillway. 

6)  Install  a  staff  gage  to  monitor  reservoir  levels 
above  normal  pool. 
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Photo  1  -  Emergency  Spillway  (Natural  Saddle),  Decant  Inlet 

Photo  2  -  View  Across  Emergency  Spillway  Control  Section,  Men 
Standing  on  Small  Berm  in  Eroded  Discharge  Channel 

Photo  3  -  Downstream  Embankment,  Decant  Outlet,  Seepage 
Area  (Covered  Drain?)  in  Channel  to  Right  of 
Decant  Outlet 

Photo  4  -  Decant  Outlet,  Stilling  Basin 

Photo  5  -  Seep  (Covered  Drain?)  Emanating  from  Channel 
Immediately  Left  of  Decant  Outlet 

Photo  6  -  Erosion  on  Downstream  Embankment 

Photo  7  -  Erosion  at  Junction  of  Downstream  Embankment 
with  Left  Abutment 

Photo  8  -  Downstream  View  from  Crest 


Note;  Photographs  taken  on  30  October  1980. 


NAME  OF  DAM:  UNIMIN  TAILINGS  DAM 


UNIMIN  TAILINGS  DAM 


PHOTO  1.  Emergency  Spillway  (Natural  Saddle)  and  Decant  Inlet 


PHOTO  2.  View  AcroM  Emergency  Spillway  Control  Section 
Note:  Men  Standing  on  Small  Berm  In  Eroded  Discharge  Channel 


PHOTO  3.  Downstream  Embankment,  Decant  Outlet  and  Seepage  Area  In 
Channel  to  Right  of  Decant  Outlet 


PHOTO  4.  Decant  Outlet  and  Stilling  Basin 
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